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IS beoeaber 1962 Status - GXCA&T SagintJ a*i« 
Fuel Control Pilot Lot Prograa 


dated IS Deceaber 1962 titled 
rr a beceaber statue ** OXCART Sagtae Slain Fuel 
Control Pilot Lot Progaraa** 
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1. Subject status was reviewed 
IS Dec@afc»r and appears as follows: 


<50 


25X1A 


\ a. Control numbers It and SI Save been delivered 

to Hartford, goober It was installed oa engine 269 
wfeieii Las suceessfully completed the engine final 
acceptance test, Easier 31 has bees installed la engine 
216 which la aow being mounted for the engine final, 
acceptance test. 

i Control number 22 lias ©eapleted acceptance test 

and is being processed for delivery to Hartford. 

b. A suasary of t&e attacfcseat which presents 
detailed status of subject program as of IS Osessbsr 
1862 indicates tbs following status change since 1# 
i Stovstfbsr 1962 : 


Status Husfeer of gaits 



As of 
11/16 

As ©i 
11/27 

As Of 
12/3 

As Of 

12/10 

Delivered 

6 

a 

0 

0 

Prepare tor delivery 

0 

0 

a 

0 

Calibration after Hot 

test 6 

1 

i 

4 


As of 
19/18 

» 

1 

4 


On dot test 


113 


2 0 


On cold test 


4 


6 
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status 

la am .1 ummmAlf 
♦FaiiJf ieatfor, 

’fetal 


ttuartx»r of Baits 


As «f As e* of 

ii/ie um ia/a... 


As of As of 
12/16 12/18 



4 

3 


18 


IT 


4 

J- 

IT 


JL 

JL 

IT 


*Bmm* mmbers reflect uaits is pilot let , f*®?*** * i «» 

Thirteen additional follow-oa units are also la fabrication. 

«» Since release ot reference jaaaworaadda* ilea deserter© 

1M r B ^ <,£ SS coatr*ctor f « d.ci.loa *. f U»« «.!*. |* 

tot test t *'* norttou of 

tt. occptweo,*®.^ *> XrLn.rrt.it.Mt W »l«rid. « 


13 Seoemther. The 


fondle for th« decision onus presentee 5 . 


as 


». lability ot tt>. itoto g«ver*MT ser*o Mdth* 
Koeod «owernor pilot valve to $*** hot test without 
soissaro wa# ttf primary durability probfe® 

HevesiM*. 3 face 16 mvrnmr si* eostroX® * ^ 
separately on tfc® attachment , have ^felTlive 

of Hot testing without distress *»***?* EELlJSi 
expedited unite to h« delivered with the *^J****®f 

acceptance tost is all ©**«« {***« * l? 4 !*.?* *. 

simila r to tit# si* salts which haw# had the tot t<®t l 
terse of incorporation of durability fiaos* 
improvement, and stalled reittilpectios®. I» 
thro* of the five expedited salts also 
13 Ye accuracy change® while oaly ©»• 01 * 

l& 0 t tost has the 18 ¥+ accuracy chaagos. 


b, glace 16 *0VOii&ef sight separate 
involving tho speed governor pilot valve with th© sai» 
surface fini sh isprovesbsnts as incorporated io thg^f lve^^ 
expedited coat rot* ha wo accnaslated 361 hoars of hot Uam 
fllbsit indication of distress. 

c. Si»c* 16 Mov«toH.r 6«>POM«« „ 

tho speed goweraor servo with the saa^^hore 

and diametral clear aces improvement* as Jif ra 

the five expedited coot r© Is has accuaalatod 182 hours * 
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I tins os os® servo under a eoatiimsouB #14© load ®p»l 

i to twice the design retjaireseat witfaomi distress. it? 

| hours Is #<|uiv#lost to 5 cycles vUob is tantaaoual 

I to 300 hoers of engine operation. 

4*. Sine# 16 Koveabor » further testing involving 
i the speed governor servo lias indicated a aeasare of tfeo 

i tearoveacat afforded by tbs teflon lubricity additive 

TfeicJi was sot permitted during acceptance taatiag prior 
! to 1# Sovvaber . Tm tests were conducted using identical 

i ##rvos under identical 450 oy fuel and fear tines design 

#14# load conditions* tbs test conducted without tins? 
additive failed do© to excessive s®ar at 5,60© cycle# , 
vfells tbs test conducts* with tbs additive was terminated 
for inspection at IS ,000 cycles with tbs servo sad tbs 
boro la goo* condition. 

3 , on 2? Hoveafeer , follow-on malts 36 threw* gb 4t wars 
scheduled to finished stores frea 30 boresbmr t© 19 BMbsfeftir 
respectively, fbsy are now scheduls# to finished stores fares i 

1 Si to & jp^&ri^rjr 1063 r®s^€tiir#iy© Slit ®® *• 

i late February delivery coaaitaeat which slices £rom 9 to 10 

| eesfes for asssnbly an* test* Experience to date indicate# 

that iron « to 8 wash* nay be repairs* for assembly awl test, 
easting reality coupled with repair facility ov#Fl©s41»g a# 
i & result of pilot lot progr&a rsquiraaenta is tbs rea son cited 

i for this slippage. semination of latsraal [ I bocslag 25X1 A 

easting processing indicates that of the approxssi*© total of 
! ?0 castings in process, 10 have progressed through machining 

I an* prsssare tsst and that IT of the*# 16 ars in final *»- 

! spectioa Jest prior to delivery to fiaished stores. Ibi» 

indicates that tbe specific shortage# affecting particularly 
the early portica of tbe fol l<e*OB malts starting: with ©ualwjr 
M are probably aot of an iasmraouatable nature. At tbe *a«e 
tine, this situation is indicative of a continuing harassment 
involving, casting repair rewpsirsaiante during processing m ati 1 
m&wms improved cantinas, sons of which are in tb# earlier stages 
of nxbcsssing , are rscslvsd in ewsmgh quantity and progrsas far 
enough la order to alleviate tbe high repair rates Inherent with 
the present older castings. 

4, With tbe apparent inprovesent la pilot valve and 
servo durability * considerable engineering effort is being 
shifted to resolution of the. functional problems resulting 
is excehsive calibration tine. 

, wftWff 
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DD/06A:h»j (26 December 1962) 

1 - m/m '* ’ 

2 v As/mm 

3 - c/Weft* 

4&3 - m/O&A 

€ - TASB/OBA 
fwflCK i-5 

8 - BB/CBA 

9 * D0/QSA (Chroao) 
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